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Message Text 


UNCLASSIFIED 

PAGE 01 GABORO 00832 251653Z 

12 

ACTION AF-06 

INFO OCT-01 ISO-OO EB-07 /014W 

045478 

R 24063 0Z JUN 75 
FM AMEMBASSY GABORONE 
TO RUEHDC/USDOC WASHDC 
INFO SECSTATE WASHDC 6717 
AMEMBASSY MASERU 

UNCLAS GABORONE 0832 


E.O. 15652: N/A 

TAGS: BEXP, BC 

SUBJECT: FOREIGN GOVERNMENT TENDER 
REF: GABORONE 1245 DATED SEPT. 11, 1974 

1. 793/01/5-0001 

2. 062375 

3. W. POPE 

4. 793 BOTSWANA 

5. Q - - 

6A. CABLE - - 

6B. J. HALCRO- JOHNSTON, SENIOR CIVIL ENGINEER 

6C. SHASHE PROJECT MANAGEMENT UNIT 
P.O. BOX 345 
GABORONE, BOTSWANA 

7. CONTRACT EIA. 

UNCLASSIFIED 

UNCLASSIFIED 
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IM POXEPXUT OCPP A.M. 

10. 99164 UPGRADING TO BITUMEN STANDARD EXISTING ROAD 
FROM SERULE TO SELEBI-PIKWE AS FOLLOWS: (A) EITHER 
STRIPPING THE EXISTING WEARING COURSE (540 000 SQ M) 
RECOMPACTING THE SUB-GRADE (580 000 SQ. M) AND REPLACING 
AND RECOMPACTING THE WEARING COURSE. OR RECOMPACTING THE 
WEARING COURSE (540 000 SQ. M) AND PLACING GRAVEL SUB-BASE 
COURSE (60 000 CU M). 

(B) STABILISING GRAVEL BASE COURSE (63 000 CU M) 

(C) DOUBLE SEAL BITUMINOUS SURFACING (400 000 SQ. M). 

COMPLETION TIME FOR CONTRACT WILL BE 12 MONTHS. 

1 1 . PROJECT FINANCED WITH IBRD LOAN. SPECIFICATIONS AND 
PLANS AVAILABLE FOR DOLS 73.60 (R50-00) DEPOSIT AT ABOVE 
ADDRESS AND MAY BE REVIEWED THERE . DEPOSIT WILL BE RETURNED 
ON RECEIPT OF A BONA FIDE TENDER BY THE DUE DATE. TENDER 
DOCUMENTS IN ENGLISH AVAILABLE IN JULY. 

THOMSEN 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 24 JUN 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975GABORO00832 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750220-1040 
From: GABORONE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t1 975061 8/aaaaaqie. tel 

Line Count: 80 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION AF 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 75 GABORONE 1245, 75 DATED SEP11, 75 1974 

Review Action: RELEASED, APPROVED 

Review Authority: ShawDG 

Review Comment: n/a 

Review Content Flags: 

Review Date: 13 FEB 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <13 FEB 2003 by PhilliR0>; APPROVED <11 MAR 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVERNMENT TENDER 
TAGS: BEXP, BC 
To: n/a 
Type: TE 
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